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COST ESTIMATE 


MODIFICATION OF SYSTEM 4 
BAND 1A/1B RECEIVER CIRCUITS 


Item 1 - Research and Development 

Labor Hours Rate Amount 
Senior Engineers 25X11 
Engineers 
Technicians 


Designers and Draftsmen 
Shop Mechanics 


25X11 


Overhead Expense at 
Direct Charges 


Material 


General and Administrative 
Expense at 25X14 


TOTAL ESTIMATED COST 


This document contains tnforfnation affecting the national 
defense of the Urited States within the meaning of the 


Espionage Laws, Title 18 U.S.C., Section 793 and 794. its 
transmission or the revelation of its contents in any 


manner to an unauthorized person is prohibited by lave 
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Proposal: CAN 118 


COST ESTIMATE > 


MODIFICATION OF SYSTEM 4 
BAND 14/1B RECEIVER CIRCUITS 


Items 2-4 - Installation in System 4 


Labor 


Technicians 
Assemblers 


Overhead Expense at 


Direct Charges 


Material 


General and Administrative 


Hours Rate Amount 


25X11 


25X11 


Expense at 


25X11 


TOTAL ESTIMATED COST 


TOTAL ESTIMATED COST OF MODIFICATION 


FEE AT 


25X11 


TOTAL ESTIMATED COST INCLUDING FEE 
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This document contains information affecting the nationaf 
defense of the Usited States within the meaning of the 
Espionage Laws, Title 18 U.S.C., Section 793 and 794. Its 
transmission or the revelation of its contents in any 
manner to an unauthorized person is prohibited by law. 
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